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Message Text 

UNCLASSIFIED 

PAGE 01 BERN 01241 180546Z 
ACTION SY-05 

INFO OCT-01 EUR- 1 2 10-14 ISO-OO FBOE-OO A-01 OC-06 
CCO-OO OCL-OO /039 W 

037842 182314Z/61 

R 171545Z MAR 78 
FM AMEMBASSY BERN 
TO AMCONSUL FRANKFURT 
INFO SECSTATE WASHDC 5946 
USMISSION GENEVA 
AMEMBASSY LONDON 

UNCLAS BERN 1241 

EO 11652: N/A 
TAGS: ASEC, ABLD 

SUB J : SEABEE SETREP NO 1 - NEW CHILLER 

FRANKFURT FOR OIC/RTC, GENEVA FOR RSO, LONDON FOR ATO 

1 . SEABEE TEAM CONSISTING OF ONE STEEL WORKER AND ONE 

U.T. (AIR CONDITIONING/PLUMBER) ARRIVED MID-DAY 13 MARCH 78. ATO 

TECH. ARRIVED LATE EVENING OF SAME DAY. 

2. WORK COMPLETED: 

A. OLD FAN COILS HAVE BEEN REMOVED FROM SIDE OF S/E ALONG 
WITH TWO FROM C&R PARENT ROOM. 

B. ALL ORIGINAL COPPER CHILLED WATER PIPING HAS BEEN 
REMOVED. 

C. ISOLATED GROUND HAS BEEN RELOCATED IN ORDER TO MAKE 
ROOM FOR TWO 1 1 INCH DUCT AND TWO 3/4 INCH CHILLED WATER LINES 
WHICH WILL PASS THROUGH TCU PARENT ROOM. 

D. TWO WALL MOUNTED FAN COILS HAVE BEEN INSTALLED IN 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BERN 01241 180546Z 
C&R. (CONTRACTOR) 

E. TWO CEILING MOUNTED FAN COILS HAVE BEEN INSTALLED, 

ONE IN CO'S OFFICE AND ONE IN PARENT ROOM. (CONTRACTOR) 

F. SOME OPENINGS IN ALL WALLS NECESSARY FOR AIR DUCTS 
AND CHILLED WATER PIPES HAVE BEEN MADE BY CONTRACTOR. 
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G. EXHAUST FAN AND DUCT WORK FOR TCU HAVE BEEN REMOVED. 

3. WORK IN PROGRESS: 

A. BRICK UP OPENING IN OUTSIDE WALL LEFT BY REMOVAL OF 
EXHAUST FAN. 

B. SET FAN COILS FOR TCU. 

C. DUCT WORK AND CHILLED WATER PIPING BEING INSTALLED 
IN C&R. 

4. WORK TO BE COMPLETED: 

A. ALL ELECTRIC POWER SERVICE FOR ALL F/C/U'S TO BE 
INSTALLED AND CONNECTED. 

B. ALL DUCT WORK TO BE INSTALLED AND CONNECTED. 

C. ALL CHILLED WATER PIPING TO BE INSTALLED AND CONNECTED. 

D. ALL HOLES IN WALLS TO BE REPAIRED. 

E. OLD CHILLER TO BE REMOVED AND NEW CHILLER INSTALLED. 

THIS ITEM WILL NOT BEGIN UNTIL LATE APRIL AND WILL. ACCORDING 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 03 BERN 01241 180546Z 

TO CONTRACTOR, TAKE NOT LESS THAN 10 DAYS TO COMPLETE. 

5. SEABEE TRAVEL: 

A. SEABEE JONES TENTATIVE SCHEDULED DEPART BERN 3/24/78. 

B. SEABEE BYER TENTATIVE SCHEDULED TO DEPART BERN TO BRUSSELS 
3/22/78. 

CROWLEY 


UNCLASSIFIED 


NNN 
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